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30 January 1959 


MactMiiDUM k® m wacom 

.AShJEOTt Discussion with Mr. Kelly Johnson on 22 Jan uar y 1959 
Bagardlxtg 0-2 Itetas 


Mr. Blaoell 


Col. Geary. iUafar and 


discussed the following completed, existing and proposed tests si Sdwerds 
Air Force Base regarding the U-2. 

Itorfcg . Soepleted* Col. Burke was sent a copy of 
the results, go further action indicated. 

J* .^topllct . Kelly stated ho would like to utilise Iter. So. 360. 
which. Is inetr-. .cental , and which is ready to be decl cc/ed gaica tl onfiQ i y in 
24 hours, if necessary , fear tests in connection with I autopilot. 

Apparently after about two hours of use the autopllo i becc ftia stiff and 
unreliable and Kell y suspects a teRgre raturc problem in eoane etiin %vitfc 
certain components. I I would ggp reciate notification by head- 


quarters directly or throu/if 


as to whether we approve 


suoh testa ae a charge to our contract and in connection with the use of 
iteiii 360. shears to be as Operations cognizance type of item and 

that section should determine recoESaendation for action des ired - 

15&LMt||jB » Kelly stated a asv descent procedure bad been 
rocoti&Kjjded at Bel lo. fie apparently have had no prdbleasa. Manifesta- 
tion of trouble is that fual is pushed out the vent. A larger wait is be- 
ing investigated also. It appears that item 3^3 is being used fear such 
teste at Edwards AFB. 


Jesta. Uisse tests using the 104 and 106 will be cm- 


tinned at HKiwBr High priority itsa. 


a" j gSHg W jtey . felly stated that . , a 

ooveloped for the ItC downward ejection seat. 1 tag omy nj qg j involve d 
to actually drop items would be the racks or hatches to hold the droppable 
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items. He is very optimistic about both weight which could be serried 
®n,d accuracy. Low priority item. Mr. Biasell action an to raquireitents. 

7« tom * Coealderable discussion ae to schedules . Materiel ac- 
tion to review Lock heed .proposal and submit schedule aceeptable to us. 

8 . loise deduction. Oriented toward System V2I. Itea 3b4> to be 
used, CotatftQ - | | - action. Proposal sasd coats are being 

solicited from Lockheed on a less grandiose program. 


9* Personnel , Lockheed will train » me sew peraeanel for the de- 
tactenont® . Also the work week at Edvards AF8 will bs reduced free feb to 
ko hours, Lo ckheed personnel are in touch with Headquarters Personnel - 
1 - on this item. 


10, Use of ^baling . Approval of U-2 tooling by Lockheed in the 
event they obtain a contract for additional O-g's was approv'd, subject 
to reservations reading spore parts and aodiftcatime required by sub- 
stituting the J-75 engine* I I action. 


1,1. Possible use of the J-75 was discussed. Kelly will proceed 
to check this out. 


25X1 A 


Director . D & P. 


GFX:md (30 Jan 1959) 
X - dd/p 

2 - Sol, Burte 

3 - Operations / 

% - Materiel 

5 - eoasmieations 
•V - Afadn/&t>r*onml 
7 - (kaatr&cte 
o - Security 
9 - 3 & P Subject 
IQ - S & P C&arono 
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